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PROGRAM 


Welcoming  remarks  by  Captain  Henry  W»  Simonsen,  Chairman 
Bay  Region  Marine  Affairs  Conference 

Greetings  from  Henry  R»  Rolph,  President 
l^rine  Exchange,  Inc. 

Report  by  Lto  Colo  M,  R«  Bittikofer,  Deputy  District  Engineer 
U«  S«  Am^  Engineers  District,  Sacramento 

Report  by  Lt«  Col»  Vemcai  K«  Sanders,  Acting  Distoict  Engineer 
U,  S«  Army  Engineers  District,  San  Francisco 

Questions  and  Disciissi<m,  Chairmanned  by  Captain  Simonsen 
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FUNDS  REQUESTED  FOR  FEDERAL  NAVIGATION  PROJECTS 


IN  THE 
13"G0U!rTr"MY  REGION 


In 

President's 
Budget 


INVESTIGATIONS 

Comprehensive  SF  Bay  Study  i 
San  Pablo-Suisun-Stockton  Channel 
Bolinas  Bay  Harbor 
Noyo  Harbor 
Bodega  Bay 
Benicia  Harbor 

CONSTRUCTION 

Sacramento  Deepwater  Channel 
Half  Moon  Bay 
Bodega  Bay 
Noyo  Harbor 
Santa  Cruz 

MAINTENANCE 


1*00,000 

Uo,ooo 

15,000 


Arny 
Engineers ' 
Capability 

1^  U00,000 
60,000 
15,000.  s 
26,000^^^ 


1, 


300,000 
211,000 
185, 000 (1) 
300,000(2) 

300,000 


20,000 


U, 300,000 

1,211,000 
185,000(5) 

500,000 
500,000 


Requested 
by 

Conference 

U00,000 
60,000 


15^000 
26,000 

20,000 


,000 
000 


U,300,( 

l,211,(juu 
185,000 
500,000 
500,000 


Oakland  Harbor 

325,000 

325,000 

325,000 

Redwood  City  Harbor  Entrance 

250,000 

250,000 

250,000 

San  Rafael  Creek 

185,000 

185,000 

185,000 

Richmond  Harbor 

200,000 
700,000^^^ 

200,000.  . 

720,000(3) 

200,000 

San  Francisco  Harbor 

720,000 

SF  Harbor  (Drift-Debris  Control) 

250,000 

310,000 

310,000 

San  Pablo  Bay  &  Mare  Island 

600,000 

600,000 

600,000 

San  Joaquin  River 

123,000 

355,000 

270,000 

592,000 

270,000 
592,000 

Sacramento  River 

Stockton  and  Mormon  Channel 

10,000 

10,000 

10,000 

Suisun  Bay 

80,000 

80,000 

80,000 

Old  River  (Stockton  Channel) 

30,000 

30,000 

30,000 

Petaluma  Ship  Channel 

280,000 
U00,000 

280,000 
i|00,000 

280,000 
U00,000 

Napa  River 

Noyo  Harbor 

150,000 

150,000 

150,000 

TOTALS 

10,689,000 

11,619,000 

11,619,000 

(1) 

(2) 
(3) 
(U) 
(5) 


To  continue  jetty  repairs. 
New  breakwater. 

Bar  dredging  and  San  Francisco  International  Airport  channel  maintenance* 
Planning  for  mooring  basin. 
Would  complete  jetty  repairs. 


00:  - 


000 /JS 


000 (OS 


OCG,  O0r.il 


pro. OOF. 


000  J' n?: 


0G0tr:s-c 

r 


oob^ood 

or 
0<-;^ 

000 ^ 01 


■19V  !  . ! 


.1 


lb  IBS 


(2A) 


CURRENT  ENDORSEMENT 


The  following  is  a  partial  list  of  official  bodies  and  other  organiza- 
tions which  have  endorsed  the  Conference's  recommendations  for  Fiscal  Year 
1962  regional  navigational  appropriations: 

Alameda  Chamber  of  Commerce 
California  Inland  Pilots  Association 
California  Labor  Federation 
City  of  San  Rafael 
City  of  Santa  Cruz 

Contra  Costa  County  Board  of  Supervisors 

Greater  San  Rafael  Chamber  of  Commerce 

Greater  Santa  Cruz  Chamber  of  Commerce 

International  Organization  of  Masters,  Mates  and  Pilots 

West  Coast  Local  No,  90 
Marin  Industrial  Development  Foundation,  Inc. 
Marine  Exchange,  Inc. 
Napa  Chamber  of  Commerce 
Napa  County  Board  of  Supervisors 
Port  of  Redwood  City 
Redwood  City 

Sacramento-Yolo  Port  District  (Port  of  Sacramento) 

Sailors  Union  of  the  Pacific 

San  Francisco  Bar  Pilots 

San  Mateo  County  Board  of  Supervisors 

San  A\ateo  County  Development  Association 

Santa  Cruz  County  Board  of  Supervisors 

Seafarers  International  Union  of  North  America 

San  Francisco  City  and  County  Board  of  Supervisors 

San  Francisco  Port  Authority 

Solano  County  Board  of  Supervisors 

Sonoma  Valley  Chamber  of  Commerce 

State  Board  of  Pilot  Commissioners 
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Pt.  Ano  Nuevo 
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Revised  to  30  June  1959 
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SAI^  PABLO 


STA  30+00  TO  100+00 


Base  point  of  mileage  opposite  outer  end  of  AT  CS  f  F^rry  Shg 
of  Pt.  Richmond 


RICHMOND  HARBOR 
CALIFORNIA 


SCALE  IN  FEET 

2000  4000 


STA.  0+00  TO  30+00 
TRAINING  WALL 


3000  FT  -  1921-1923 
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CORPS    OF  ENGINEERS 

SAN     FRANCISCO,  CALIFORNIA 


CORPS 


ENGINEERS 


Revised  to  30  June  I960 


U.S.  ARMY 


J 


I 
I 


■ 


CORPS   OF  ENGINEERS 


Revised  to  30  June  I960 
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SAN  FRANCISCO 


SAN  BRUNO  SHOAL 
CHANNEL 
500  FT.  WIDE,  30 FT.  DEEP 

This  channel  hod  been  authorized 

500  ft.  wide  ,  27  ft.  deep  in  the 
Lower  San  Francisco  Boy  Project 


REDWOOD    CREEK  CHANNEL 
HAS  BEEN  DREDGED 
200  FT.  WIDE  AND  27  FT.  DEEP 

TURNING  BASIN    NO.  I 
HAS  BEEN  DREDGED  1800  FT.  LONG, 
150  TO  700  FT.WIDE,27  FT.DEEP 


Base  point  of  mileage  for  Redwood  Creek  Channel 
300U  fl  boyward  of  overhead  power  transmission  line  . 

Base  point  of  mileage  for  San  Bruno  Sttoal 
Channel  some  as  far  Son  Froncsco  Harbor. 


U.S.  ARMY  ENGINEF.R   DISTRICT,  SAN  FRANCISCO 
CORPS   OF  ENGINEERS 


SAN    FRANCISCO,  CALIFORNIA 


OCEAN 


HARBOR 


FROM  STA.  01-00  TO  lOtOO  WEST  BREAKWATER 
FROM  STA.  0  +  00  TO   StOO  EAST  BREAKWATER 


TYPICAL  CROSS  SECTION 


FROM  STA  lltOO  TO  26  +  20  WEST  BREAKWATER 
FROM  STA   6t00  TO  44  +  20  EAST  BREAKWATER 


SoutheosI  Reef  •, 

\ 


\ 


HALFMOON  BAY 
CALIFORNIA 


>  SCALE   IN  FEET 


\  U,  S.  ARMY  ENGINEER  DISTRICT,   SAN  FRANCISCO 


37°g8'    oL  CORPS    OF  ENGINEERS 

%1  SAN   FRANCISCO,  CALIFORNIA 


CORPS  OF  ENGINEERS 


Pr«»are(f  30  Jun«  1958 
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